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UNCLASSIFIED 

PAGE 01 MONROV 00022 02I653Z 

42 

ACTION PM-03 

INFO OCT-OI AF-06 ISO-00 ACDA-IO CIAE-00 INR-07 L-02 

NSC-05 RSC-01 SS-I5 OCE-00 CCO-00 /050W 

043385 

R02I556Z JAN 75 
FM AMEMBASSY MONROVIA 
TO NAVELECSYSENGCEN GREAT LAKES IL 
INFO COMN A VFI F.CSYSCOM WASHDC 
CHESNAVFACENGCOM WASHDC 
SECSTATE WASHDC 0000 

UNCLAS MONROVIA 0022 

E.O. 1 1652: N/A 
TAGS: MARR, ETRN, LI 

SUBJECT: CONTRACT N62477-74-C-0020 OMEGA NAVITATION STATION, LIBERIA 

REE: A. NAVEAC DRAWING 3006612 B. NAVFAC DRAWING 3006640 
C. NAVFAC DRAWING 3006659 D. NAVELEC DRAWING 28232 

1 . EACH CONCRETE PAD EOR THE GOVERNMENT EURNISHED TRANSMITTER 
STEP-UP TRANSFORMERS AS SHOW IN REE A WILL BE 7 -6 SQUARE 

AND 1 TO" CENTER TO CENTER UNLESS OTHERWISE ADVISED. 

2. DETAILS 3 OE REF DOES NOT SPECIFY SIZE OE BOLT HOLES. 

IF CONTRACTOR TO DRILL, REQUEST SIZE BE FURNISHED. 

3. W 6 X 20 BEAMS IN EACH VARIOMETER ROOM CEILING AS SHOWN 
IN REF C WILL BE LOCATED IN PLAN 9'-0" FROM FACE OE REAR 
WALL, UNLESS ADVISED OTHERWISE. 

4. W 6 X 20 BEAM, NOTED IN 3 ABOVE, WILL BE ABOVE THE 
ALUMINUM SHIELDED CEILING AND NO INTERFACE DETAILS FOR 
ATTACHING SWIVEL TYPE SHEAVE AND DEAD END EYEBOLT HAVE 
BREN FURNISHED TO THE ROICC. REQUEST YOU FURNISH INTERFACE 
DETAILS OR ADVISE IF ELECTRONICS INSTALLATION TEAM TO INSTALL 
WHEN ON SITE. REE D PERTAINS. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MONROV 00022 02I653Z 

5. REQUEST REPLY TO ALL ABOVE ITEMS AS SOON AS POSSIBLE 
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BECAUSE WORK IN THESE AREAS IN PROGRESS. 

MANEULL 

UNCLASSIEIED 

NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: MILITARY BASES, TRANSFORMERS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 02 JAN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MONROV00022 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750002-0758 
From: MONROVIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 97501 82/aaaacuip. tel 

Line Count: 63 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION PM 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 75 NAVFAC DRAWING 3006612, 75 NAVFAC DRAWING 3006640 

Review Action: RELEASED, APPROVED 

Review Authority: ShawDG 

Review Comment: n/a 

Review Content Flags: 

Review Date: 27 JAN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 JAN 2003 by RicharJA>; APPROVED <1 1 FEB 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassifled/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONTRACT N62477-74-C-0020 OMEGA NAVITATION STATION, LIBERIA 
TAGS: MARR, ETRN, LI 
To: n/a 
Type: TE 
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